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ABSTRACT 



The procurement of materials by Foreign Military Sales 
(FMS) between Thailand Government and U.S. Government has 
been worthwhile in the past. Further, the money that the 
Thailand Government pays for materials procured from the U.S. 
has increased every year. The scope of this thesis includes 
the FMS policy of U.S. Government, the departments in U.S. 
that pertain to FMS, the documents that are used in FMS etc. 
The objective of the thesis is to increase the effectiveness 
and efficiency of the Royal Thai Navy in procurement. If 
Thai Navy Officers, who work, in procurement, can understand 
the functioning of the U.S. Government, it will help smooth 
the procurement of FMS and assure good relationships between 
both countries. 
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INTRODUCTION 



I . 

A. POLICY 

In the 1950s United States Security Assistance consisted 
mainly of surplus military equipment, transferred through 
grants in aid or loans. This assistance was designed to 
support friendly foreign countries in establishing, and 
maintaining, adequate defense postures which were consistent 
with their economic stability and growth, to help them to 
maintain internal security and to resist external aggression. 
Economic well being and opportunity for peaceful development 
of ‘friendly foreign countries is essential to the security of 
the United States. This principle is inherent in the Truman 
Doctrine, the Marshall Plan, the Nixon Doctrine, the Ford 
Administration and in the emphasis on Human Rights in the 
Carter Administration. Assistance has been rendered in a 
variety of ways, including the providing of defense articles 
and services through sale or grant, and the making of finan- 
cial and commodity grants. [Ref. 1: p. 2-1] 

By the 1960s, the impetus of Security Assistance changed 
from Grant Aid to United States Government (USG) sales of 
military services and equipment to foreign governments (FG) . 
While the total of security Assistance has remained approxi- 
mately the same, the assistance in the form of Grant Aid has 
diminished greatly, and the sales of military equipment and 
services have increased markedly. 
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B. FMS AND FOREIGN POLICY 



Foreign Military Sales, in addition to other elements of 
the Security Assistance Programs support the United States 
foreign policy. The Hon. W. P. Clements, Deputy Secretary of 
Defense, on 11 November 1975, before the House Committee on 
International Affairs, stated: "The principal purpose of 

Security Assistance .... both the grant aid and the military 
sales programs .... is to strengthen deterrence and promote 
peaceful resolution of international issues by helping our 
friends and allies to maintain adequate defense force of 
their own ... If we achieve regional stability in crucial 
areas of the world without the need for direct intervention 
by American forces then our security assistance efforts have 
been rewarded. 

Since its initiation in the early years following World 
War II, security assistance has served as a particularly 
effective instrument of U.S. Foreign and defense policy. 

With the grant aid program steadily diminishing, it is 
vital that we maintain a strong security assistance sales 
program. These sales give us a means of continuing to 
support traditional - friends and allies who can now afford 
to pay, in whole or in part, for their security requirements. 
These security assistance programs help us maintain important 
political and military relationships in key areas of the 
world and provide effective means of strengthening and stabi- 
lizing regional military balances. Moreover, with the 
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increased military capabilities of our friends, there is a 
reduced likelihood of US Military involvement in crisis 
situations." [Ref. 1: p. 2-6] 

The FMS program also comprises a very significant 
economic element of international logistics. Under the 
FMS classification there are a large number of sales of 
non -weapon items, e.g., trucks, training, spare parts, and 
electronics. Only approximately forty percent of FMS can 
be considered, literally, as sales of weapon systems or 
munitions . 

I would like to explain the pertinent policy of U.S. 
Government from the past until now to indicate the change 
in FMS. 

Henry A. Kissinger, former Secretary of State, assessed 
relationship in Asia when he wrote: 

"In the past generation Americans have fought three 
major wars in Asia. We have learned the hard way that our 
own safety and well being depend upon peace in the Pacific 
and that peace cannot be maintained unless we play an active 
part. 

Our prosperity is inextricably linked to the economy 
of the Pacific basin. Last year our trade with Asian nations 
exceeded our trade with Europe. Asian raw materials fuel our 
factories; Asian manufacturers serve our consumers; Asian 
markets offer outlets for our exports and investment opportu- 
nities for our business community. 
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And our ties with Asia have a unique human dimension. 

For generations Americans have supplied an impulse of change 
to Asian societies; Asian culture and ideas in turn have 
touched our intellectual, artistic, and social life deeply. 

American foreign policy has known both great accomplish- 
ment and bitter disappointment in Asia. After World War II 
we sought above all to contain Communist expansion. USG 
essentially succeeded. USG forged a close alliance with 
democratic Japan. USG and our allies assisted South Korea in 
defeating aggression. USG provided for the orderly transi- 
tion of the Philippines to full independence. USG strengthened 
the ties with Australian and New Zealand that had been forged 
as allies in two wars. USG spurred the development of the 
Pacific basin into a zone of remarkable economic vitality and 
growth." [Ref. 2: p. 1-30] 

America had its fill of the seemingly interminable war 
in Southeast Asia. The enormous cost in lives and national 
treasure, domestic turmoil, and general discontent led to 
negotiation for early end of the Vietnam war. The experiences 
of the Southeast Asia entanglement led to changed directives 
and initiatives of our foreign policy, and of a natural 
consequence, major impact on our approach to security assis- 
tance. One of the primary aspects of the changed policy was 
the transfer of immediate self defense responsibilities to 
indigenous forces while the US would provide materials and 
economic support assistance. 
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The Nixon Doctrine, orginally known as the Guam Doctrine 
in recognition of the site of its proclamation in 1969 on 
Guam Island, enunciated new guidelines for American Foreign 
policy. In essence the doctrine: 

limited in its applicability to Asian states, the 
new policy was later expanded into the Nixon Doctrine with 
global implications. Although critics held that American 
military support missions in Cambodia and Laos, during the 
early 1970s, violated the basic principles of the doctrine 
in that, although the United States will participate in the 
development of security for friends and allies, the major 
effort must be made by the governments and peoples of these 
states. The dcotrine was mainly a product of public reaction 
against the major but largely unsuccessful military interven- 
tion by the United States in Vietnam during the 1960s. As 
policy, its promulgation was directly related to the efforts 
of the Nixon Administration to extricate American forces from 
Indochina. The Ford Administration continued the policy.” 
[Ref. 2: p. 1-33] 

President Carter's pledge to restrain conventional arms 
transfers was announced in a speech on 19 May 1977. 

Key points : 

- Dollars restrains and other controls will not apply 
to NATO, Japan, Australia and New Zealand. The U.3. 
will remain faithful to treaty obligations, as well 
as to responsibilities regarding Israel's security. 
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The dollar volume of new commitments under FMS and 
Map for weapons and weapcns-related items in FY-77 
(.in constant '76 dollars), will be reduced from the 
FY'77 total. (The FY'8Q ceiling is $9.2 billion) 
services and commercial sales are excluded from the 
total . 

The U.S. will not be the first to introduce newly- 
developed advanced weapon systems until the system 
is operationally deployed with U.S. Forces. 

Development or significant modifications of such 
systems solely for export will not be permitted. 

(In Jan. '80 this policy was modified to permit 
development of an export fighter aircraft designed.) 
Agreements for co-production of significant weapons, 
equipment or major components will be limited to 
assembly of subcomponents and fabrication of high turn- 
over spare parts. 

In addition to existing requirements under the law, 
the U.S. may stipulate, as a condition of sale, that 
it will not entertain requests for retransfers to 
third countries. 

Department of States policy - level approval will be 
required for licensing of manufacturers' for sales 
promotion of arms abroad, and for U.S. military or 
civilian briefings which might promote sales. U.S. 
Embassies or military elements will not promote arms 
sales . 
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C. BASIC SALES POLICY 



In enacting the Arms Export Control Act (AECA) , as 
amended, the Congress consolidated and revised foreign 
assistance legislation relating to reimbursable exports. 

In this Act (AECA '76) the Congress 

- Declared the ultimate goal of the U.S. to be a world 
free of dangers and burdens of armaments with the use of 
force subordinated to the rule of law. 

- Affirmed the increasing cost and complexity of defense 
equipment and recognized that there continues a need for 
international defense cooperation to maintain peace and 
security. 

- Established that the United States will facilitate 
the common defense by entering into international arrange- 
ments with friendly countries on projects of cooperative 
exchange of data, research, development, production, procure- 
ment and logistics support to achieve national defense 
requirements and objectives of mutual concern. 

- To this end, authorized sales to friendly countries 
to equip their forces with due regard to impact on social 
and economic development and on arms races, and 

- Declared the sense of the Congress that all such sales 
be approved only when they are consistent with the foreign 
policy interests of the United States. 
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D. SALE GUIDELINES 



Except where overriding considerations dictate otherwise, 
the following guidelines will govern Department of Defense 
sales activities. 

- Departments of Defense sales will support the foreign 
policy interests of the United States. 

- Department of Defense will be responsive to foreign 
requests for sales proposals. 

- Countries will be encouraged, consistent with economic 
financial capabilities, to make the transition from grant 
aid to sales. 

- To the extent practicable, the Department of Defense 
will assist U.S. industry in making sales directly to foreign 
governments. Relationships with industry will be forthright, 
factual, and will avoid all connotation of favoritism. 

- The Department of State has advised commercial firms 
who plan to discuss the sale of defense articles overseas to. 

. touch base with the local MAAG or American Embassy 
representative upon arrival in-country, and 

. inform the MAAG or Embassy representative whether 
or not they have a license to discuss technical data regarding 
the project planned to be discussed with host nations, and 
if not, how the commercial firm expects to handle the matter. 

There is no mandatory requirement for a commercial firm 
to contact the MAAG or local Embassy representative but it 
is in the best interests of all concerned if commercial firms 
do so . 
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Department of Defense policy is one of even handedness 
when dealing with commercial firms engaged in overseas 
marketing activities. When U.S. industry representatives 
approach the MAAG personnel should, within policy guidelines, 
use their own best judgment in determining country officials 
for the purpose of discussing a possible sale or whether any 
other assistance should be given. 

- Unless dictated by overriding logistics considerations 
approved by the Secretary of Defense the Department of Defense 
will not enter into sales arrangements which entail commitments 
for Department of Defense procurement in foreign countries. 

- Credit and credit guarantees under the Arms Export 
Control Act will be used only to assist countries in acquiring 
essential items which cannot reasonably be financed by other 
means and normally will be used only to finance investment 
requirements . 

- Wherever practicable, guaranteed credit will be used 
instead of direct FMS credit. 

- Concessionary FMS credit terms (i.e. interest ratios 
less than cost of money to the U.S. Government) will be 
granted only when determined by the President to be required 
by the national interest. 

- We welcome consultation with, our friends and allies 

on research, development, production, and logistic support 
programs of mutual interest. [Ref. 3: p. 3-1] 
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The text of the Reagan Administration policy statement 
on conventional arms export controls as issued by the White 
House July 9, 1981, included: [Ref. 4] 

Objectives 

- Help deter aggression by enhancing the state of pre- 
paredness of allies and friends. 

- Increase our own armed forces' effectiveness by 
improving the ability of the United States, in concern with 
its friend and allies, to project power in response to 
threats posed by mutual adversaries. 

- Support efforts to foster the ability of our forces 
to deploy and operate with those of our friends and allies, 
thereby strengthening and revitalizing our mutual security 
relationships. 

- Demonstrate that the United States has an enduring 
interest in the security of its friends and partners, and 
that it will not allow them to be at a military disadvantage . 

- Foster regional and internal stability, thus encouraging 
peaceful resolution of disputes and evolutionary change, and 

- Help to enhance United States defense production 
capabilities and efficiency. 

E. DECISION FACTORS 

In making arms transfer decision the United States will 
give due consideration to a broad range of factors including: 

- the degree to which the transfer responds appropriately 
to the military threats confronting the recipient 
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- whether the transfer will enhance the recipient's 
capability to participate in corrective security efforts 
with the United States 

- whether the transfer will promote mutual interests 
in countering externally supported aggression 

- whether the transfer is consistent with United States 
interests in maintaining stability within regions where 
friends of the United States may have different objectives 

- whether the transfer is compatible with the needs of 
United States forces, recognizing that occasions will arise 
when other nations may require scarce items on an emergency 
basis 

- whether the proposed equipment transfer can be absorbed 
by the recipient without overburdening its military support 
system or financial resources and 

- whether any detrimental effects of the transfer are 
more than counterbalanced by positive contributions to 
United States interests and objectives. 

F. SECURITY ASSISTANCE PROGRAM 

U.S. Government provides Security Assistance Programs 
in these areas: 

- International Military Education and Training (IMET) 

- Military Assistance Program (.MAP) 

- Military Export Sales 

. Foreign Military Sales (FMS) 

. Commercial Sales 
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From the scope of the areas discussed it should be 
noted that Thailand purchases of materials from the U.S. 
is a significant amount. 
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II. ORGANIZATIONS 



What are the organizations of the U.S. Government that 
imp iemen t FMS ? 

I would like to describe them using Figure 2-1 (For those 
who are interested in FMS this figure should be used as a 
guide to understand the organizations of the U.S. Government 
that implement FMS) . 

The U.S. Security Assistance Program has its roots in U.S. 
public laws which contain Security Assistance authorization, 
appropriations, restrictions, and reporting relationship. 

To understand how this legislation is welded into a coherent 
foreign policy program, it is appropriate to briefly discuss 
the roles of the three branches of the U.S. Federal Government 
with respect to security assistance. 

A. EXECUTIVE 3 RANCH 

The President. Article 2 Section 1 of the United States 
constitution establish the President as the single chief 
executive and by inference the chief arbiter in matters of 
foreign policy. Furthermore, Section 2 of this same Article 
empowers the President by and with the consent of the Senate 
to make treaties, and appoint ambassadors and other public 
ministers. Section 3 of Article 2 authorizes the President 
to receive Ambassadors and other Public Ministers .... all 
essential facets of carrying out U.S. foreign policy. Finally, 
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.National Security Council 
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Figure 2-1. United States Government Organization for Security 
Assis tance . 



it is the U.S. Security Assistance program/budget sent to the 
Congress for their consideration, which is executed once it 
becomes law. 

As the chief executive, the President is responsible 
for all of the activities of the Executive Branch. In a 
subsequent section, where the Executive Branch is discussed 
in more detail, it shall become apparent that the President 
has numerous assistants, cabinet officers, and other sub- 
ordinate officials to oversee the conduct of the U.S. security 
assistance program. 

B. LEGISLATIVE BRANCH 

1 . The Role of Congress 

The Congress of the United States, as provided by 
Article 1, Section 1, of the U.S. Constitution, is vested 
with all legislative powers. In terms of security assistance, 
Congressional power and influence are exerted in several ways. 

- Development, consideration, and action on legisla- 
tion to establish or amend basic security assistance autho- 
rize acts. 

- Enactment of appropriation acts. 

- Passage of Joint Resolutions in the form of a 
Continuing Resolution Authority (.CRA) to permit the incurrence 
of obligations to carry on essential security assistance 
program activities until appropriation action is complete. 

- Hearings and investigation into special areas of 
interest, to include instructions to the General Accounting 
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Office (GAO) , the Congressional Research Service (CRS) to 
accomplish special reviews. 

- Ratification of treaties which may have security 
assistance implications. 

2 . Special Congressional Offices 

There are certain offices which can have an impact 
on the conduct and management of the U.S. security assistance 
program. These include 

- The General Accounting Office (GAO) . The GAO is 
under the control and direction of the Comptroller General of 
the United States, appointed by the President with the advice 
and consent of Senate for a term of 15 years. The audit 
authority of the GAO extends to all departments and other 
agencies of the Federal Government. Among other things, the 
GAO also has statutory authority to prescribe accounting 
principles and standards, and settle claims by and against 
the United States. 

- The Congressional Budget Office (CBO) . The CBO 
provides Congress with basic budget data and with analysis 
of alternative fiscal, budgetary, and programatic policy 
issues . 

- The Congressional Research Service, Liberty of 
Congress accomplishes special studies for the Congress. 

Often, these studies are concerned with Security Assistance 
issues and policies. 

- The Cost Accounting Standards Boards is composed 
of the Comptroller General of the United States, who serves 
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as Chairman, and four members appointed by him. The Board 
promulgates cost accounting standards designed to achieve 
unifirmity and consistency in the cost accounting principles 
followed by defense contractors and subcontractors under 
Federal contracts. In as much as the Foreign Military Sales 
program involves new procurement, the impact of the Board on 
security assistance is apparent. 

C. JUDICIAL BRANCH 

The Courts. Article 3, Section of the Constitution of 
the United States provides for the Federal Court system. 

It is reasonable to conclude that the courts have very minimal 
involvement in the day-to-day activities of security assis- 
tance. However, involvement is possible should a contractor, 
who is providing materials or services under a DOD contract 
associated with FMS , decide to pursue legal remedy in the 
event of ‘a dispute through the appropriate court of entry. 
[Ref. 2: p. 5-1] 

D. EXECUTIVE OFFICE OF THE PRESIDENT 

It is appropriate to initially review certain organiza- 
tions having an impact on Security Assistance within the 
Executive Office of the President. 

1 . National Security Council 

The National Security Council (NSC) is undoubtedly 
the highest foreign policy advisory council in nation. 

Chaired by the President of the United States, its statutory 
member include the Vice President and the Secretaries of 
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State and Defense. The Chairman of the Joint Chiefs of Staff 



is the statutory military advisor and the Director of Central 
Intelligence is its intelligence advisor. The function of 
the Council is to advise the President with respect to the 
integration of domestic, foreign, and military policies 
relating to national security. Certainly, many security 
assistance issues fall into this category. 

2 . Office of Management and Budget 

The Office of Management and Budget (OMB) assists 
the President in the development of the Federal budget. 

Security assistance budgetary accounts are displayed in the 
documents making up The budget of the United States Government. 
With respect to foreign military sales, for example, OMB is 
highly interested in the impact on DOD military and civilian 
manpower, facilities, performing accounts, and so forth. 

E. DEPARTMENT OF STATE ROLE IN FMS 

Foreign Military Sales, as a part of the Security Assis- 
tance Program, support the foreign policy and security 
objectives of the United States. Sales have, in the past, 
improved foreign countries internal order and increased the 
prospects for regional stability, thereby reducing the like- 
lihood of direct U.S. military involvement. 

In the Executive Branch of the U.S. Government, the 
Department of States has primary responsibility, under the 
direction of the President, for implementing foreign policy 
(see Figure 2-2) . The authority and responsibility of the 
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Figure 2-2. U.S. Government Organization For FMS . 




Secretary of State, Department of State, in matters of 
foreign policy is stated explicitly in the Arms Export 
Control Act and Executive Order 115Q1. The authority of 
the Secretary of State includes approval authority for all 
military sales. 

F. DEPARTMENT OF DEFENSE ROLE IN FMS 

In the Foreign Military Sales Program, the Department 
of Defense is the primary agency that implements the sale. 

Its scope or responsibilities include: 

- Assisting the customer in determining its requirements 
as related to a specific system or support. 

- Contracting for the weapon system development, produc- 
tion and delivery to the FG. 

- Providing training construction and logistic support. 

- Collecting the purchase price from the FG and paying 
the contractor. 

- Management of the contract. 

- Sales of defense articles and defense services from 
stocks of DOD . 

In carrying out its responsibilities the DOD provides 
pricing, production, scheduling, and delivering details to 
eligible FGs , on approval of the sale by the Department of 
State, and determination that the. sale will be in the national 
interest of the U.S.. After the request for purchase has been 
approved, usually based upon an inquiry from an FG for a 
Price and Availability (P&A)_ of a defense system or services, 
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the. DOD responds to the request by the issuance of a Letter 
of Offer C.LOA) (a Letter of Offer becomes a letter of Offer 
and Acceptance on signature by the FG) . In addition, the law 
provides that for order of $14 million or more and less than 
$50 million for major defense equipment, DOD submits the 
proposed sale to Congress for review. 

Details of pricing, contracting, production, delivery 
and follow-up support are generally the responsibility of the 
Military Department whose system or service is involved, and 
the industry or industries that will actually produce the 
equipment. 

The Military Departments functional activities conducted 
in the implementation of the FMS include: preparation of 

data necessary for program planning and budgeting; advice 
and recommendations on program modifications; procurement 
and delivery of materials; inclusion and actual LOAs for the 
military sales cases; and coordination and implementation of 
actions necessary to accomplish delivery of end items; rela- 
ted training; and logistic support. 

1. Office of the Secretary of Defense Organization 
in FMS 

As shown in Figure 2-3, the Assistance Secretary of 
Defense International Security Affairs (ASD/ISA) (also ASD/IS?) 
is the principal staff assistant to the Secretary of Defense 
in the functional field of International Security which 
encompasses Foreign Military Sales. ASD/ISA formulates 
policy, and represents the Department of Defense with other 



28 



OSD ORGANIZATION FOR FMS 




CO 

£ 

Cl. 

h 

o 

fa 

c 

o 

-P 

rd 

N 

•H 

C 

cd 

tji 

M 

O 

Q 

CO 

O 



ro 

1 

CN 

0 

5-1 

2 
& 

fa 



' \ 



29 



agencies in matters which concern Security Assistance, policy 
and guidance. The Defense Security Assistance Agency (DSAA) 
to the Assistant Secretary of Defense, International Security 
Affairs (ASD/ISA) who carries the responsibilities of the 
Secretary of Defense under the Arms Export Control Act of 
1976, and the executive orders and directive relating to the 
administration of military assistance and foreign military 
sales . 

The Deputy Assistant Secretary of Defense/Security 
Assistance and as DSAA, is responsible for the implementation 
and monitoring of approved programs through the military 
departments and agencies within the Department of Defense . 

The Assistant Secretary of Defense, International 
Security Affairs (ASD/ISA) (including ASD/ISP) retains, at 
his level, the final decision authority for development and 
implementation of FMS policy. ASD/ISA reports to the Secre- 
tary of Defense through the Under Secretary of Defense for 
Policy, and the Deputy Secretary of Defense. 

The Assistant Secretary of Defense, International 
Security Policy (ASD/ISP) supports the Sec Def and USD/Policy 
in the area of Security Assistance policy, primarily in 
European and NATO countries. 

In accordance with ASD/ISA guidelines, DSAA acts as 
FMS action/coordination/ implementation group for ASD/ISA. In 
this role, DSAA handles, all FMS matters for the Secretary of 
Defense, coordinating with multiple offices; passing recom- 
mendations to, and implementing actions approved by, ASD/ISA 

or an authority at a higher level. 
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Frequent internal coordination takes place within 
the ASD/ISA Regional; Planning and Policy; Legal; and Inter- 
national Economic Affairs Offices. The Department of State 
also conducts internal coordination between its Regional 
and Political-Military Offices. Within the Office of the 
Joint Chiefs of Staff, the Regional and Policy Offices 
coordinate . 

Coordination within OSD is expanded, when necessary, 
to include Research and Engineering (OUSDR&E) Munitions 
Control; Industrial Security Comptroller and Legislative 
Affairs Offices. 

Organizational relationships of OSD: Joint Chiefs 

of Staff. The Joint Chiefs of Staff (JCS) are the principal 
military advisers to the President. 

Unified Commands: Three unified commands have 

responsibilities for the conduct of the U.S. Security 
Assistance Program within their respective regions. They 
include: the United States European Command (EUCOM) ; the 

United States Pacific (PACOM) ; and the United States Southern 
Command (SOUTHCOM) . The functions of the unified commands 
include such as : making recommendations to the JCS and the 

Secretary of Defense, commanding and supervising the MAAGs 
in matters that are not functions or responsibilities of the 
Chiefs of the U.S. Diplomatic Missions. 

2 . Military Assistance Advisory Groups (MAAGs) 

The role of the Military Assistance Advisor Groups 
(MAAGs) in the country in the past is conveyed by their title 
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.... to provide military assistance advice. These groups 
have provided a meaningful liaison role with the military 
and political elements of countries around the world. They 
report to both the Ambassador or Mission Chief and to the 
United Commands. 

3 . Defense Agencies 

Defense Security Assistance Agency (DSSA). . DSAA is 
established as a separate agency of the DOD under the 
direction, authority, and control of ASD/ISA. Some of the 
functions of DSAA are: 

- Administration and supervision of security 
assistance planning and programs. 

- Conducting international logistics and sales 
negotiation with foreign countries. 

- Managing the credit financing program. 

- Making determinations with respect to the 

allocation of FMS administrative funds. [Ref. 2: p 5-25] 

G. DEFENSE LOGISTIC AGENCY (.DLA). 

DLA is a DOD agency under the. control of ASD/MRA&L. The 
mission of DLA is to provide a source of supply (other than 
procurement from the international logistics offices of the 
Military Services) to fill FG requirements. Unlike the 
efforts of the Military Services, DLA does not purchase new 
equipments, material or services for FMS. 

I would like to describe "Excess Property" and "Blanket 
Open-End Accounts" in this chapter because they pertain to DLA. 
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"Excess Property" is equipment or material which U.S. 
Military Services have declared excess to their requirements, 
due to long supply or to obsolescence resulting from techno- 
logical advances. It may also be property reported as no 
longer required by their FGs who were recipients of military 
equipment under Military Assistance or Grant Aid Programs. 
DLA's Foreign Military Sales Pamphlet provides procedural 
information for implementation of Excess Property FMS . [Ref. 
1: p 3-20] 

"Blanket Open-End Accounts" (BOE).- FMS require standard 
DD Form 1513, Letter of Offer - and Acceptance (LOA) . We will 
study the details of documents in the next chapter. Normally, 
these transactions are cash sales, implemented by one of the 
following two procudures: 1) total sale amount (in U.S. 

dollars) forwarded with the accepted LOA, or 2) deductions 

are from FG funds deposited in advance into Blanket 

Open-End (BOE) accounts at the. Defense Property Disposal 
Service (DPDS) , a DLA field organization. The advance 
deposit BOE is a signed, open-ended DD Form 1513, on file 
with a headquarters who is authorized to make offers for 
future procurement of Excess Property. As material is 
ordered, billing is applied against the DD Form 1513 funds. 
Thus, incremental sales are deducted from the running balance 
of the deposit. BOE arrangements provide the most efficient 
method for filling an FG requirement, resulting in significant 
reduction in processing time, as well as in the number of 
documents actually processed. [Ref. 1: p. 3-21] 
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Upon receiving a signed LOA/DD Form 1513 with, payment, 
the initiating DLA Headquarters prepares and distributes one 
(or more) DPDS Form 176 Transfer Order (s) authorizing release 
and shipment of the property, in accordance with the instruc- 
tions contained in the accepted DD Form 1513. DPDS Form 176 
also serves as a notice of availability to freight forwarders 
in those instances when specific shipping instructions must 
be issued, prior to shipment. 

The objective of the DLA FMS program is to maximize the 
utilization of excess property, to contribute favorably to 
both U.S. and foreign government national security objectives, 
and to support foreign policy, as set by the U.S. Department 
of State. 

H. DEPARTMENT OF THE NAVY 

In my thesis I would like to write only about the organi- 
zation of the U.S. Navy that will pertain to the Royal Thai 
Navy . 

The Navy has a centralized organization for handling 
security assistance matters. Within the Office of the Chief 
of Naval Operations under the direction of the Deputy Chief 
for Plans, Policy and Operations, is located the Security 
Assistance Division (Code OP-63) . This division formulates 
and implements security assistance policy for the Navy. In 
addition, all interface with other government agencies is 
conducted by OP-63. In the Navy, sales negotiations for all 
types of FMS cases are carried out by OP-63, which then 
prepares all Letters of Offer (Figure 2-4) . 
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NAVY ORGANIZATION FOR SECURITY ASSISTANCE 
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Figure 2-4. Navy Organization For Security Assistance. 



The Naval Material Command has a significant role in 
the security assistance process. Within Naval Material 
Command, COMNAVSUPSYSCOM (SUP-0 7)., Deputy Commander for 
Security Assistance is NAVMAT's counterpart to OP-63 in 
CNO. The function of NAVSUP is to provide centralized 
planning, cooperation and management of FMS cases within 
the Naval Material Command (NMC) . NAVSUP controls and 
coordinates the implementation of policy decision in NMC. 
Naval Material Command is organized into five functional 
producer commands (NAVAIR SYSCOM, NAVSEA SYSCOM, NAVELEXSYS- 
COM, NAVFACENGCOM and NAVSUPSYSCOM) . These commands are 
responsible for acquisition and logistics support of NMC 
cognizance weapons systems, equipment, training and services 
contracted for under FMS . The system command and their 
field activities are the working level of the material 
acquisition process, and are organized to manage the 
following functional activities. 

- Financial Accounting Control 

- Contract Management 

- Research and Development 

- Logistic Support 

- Engineering and Acquisition 

The system command level is where the detailed management 
of security assistance programs take place. Within each of 
the commodity-or iented systems commands is a small group for 
Security Assistance policy, coordination and monitoring. 
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However, the system project office charged with the 
implementation of the sale is the same office that handles 
the U.S. weapon system. In the acquisition of a large 
system, the project manager must coordinate with all activi- 
ties involved, including procurement offices. Inventory 
Control Points (ICPS), test facilities, overhaul points, 
contractors and the Chief of Naval Education and Training. 
Price and availability data for a system sale is normally 
developed under the direction of the project manager. 

Under the Naval Supply Systems Command are the three 
Navy ICPs: The Aviation Supply Office (ASO) , the Navy 

Publication and Forms Center (NPFC) , and the Ships Parts 
Control Center (SPCC) . These ICPs are instrumental in 
developing price and availability for secondary items. In 
addition, the ICPs develop lists of concurrent spare parts 
and the equity lists required for Cooperative Logistics 
Supply Support Arrangements (.CLSSAs) . When requisitions are 
received for FMS programs, the determination is made, at the 
ICP whether material will be issued from stock or whether 
the ICP must buy the item. Within each of the ICPs is a 
small group dedicated to overseeing security assistance 
programs, but the bulk of the work is done by regular 
inventory managers and technical personnel. 

One Navy organization that is unique to security assis- 
tance is the Navy International Logistics Control Office 
(NAVILCO) . NAVILCO controls all security assistance 
requisitions and provides the foreign customer supply and 
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shipping states, as well as providing delivery status of 
requisitions to the Security Assistance Accounting Center 
(SAAC) . NAVILCO is also involved with the financial control 
of FMS programs, since it records all obligational/expenditure 
authorities from SAAC and the Office of the Comptroller of the 
Navy, and in turn distributes these authorities to the appro- 
priate activity. From NAVILCO, may be obtained the status of 
requisitions placed upon the U.S. Navy supply system (Figure 
2 - 5 ) . 
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NAVY FMS CASE IMPLEMENTATION* 
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Figure 2-5. Navy FMS Case Implementation 




III. DOCUMENTATION 



What are the important documents that we use in FMS? 
There are documents that we should know in procurement by 
FMS : 



A. LETTER OF INTENT (LOI). 

The LOI is divided into two forms : 

1 . DP Form 2012 

This term is used to finance procurement of long lead 
time items prior to the issuance of DD Form 1513, Letter of 
Offer and Acceptance (Figure 3-1) . 

2 . DD Form 2012-1 

This form is used to finance procurement of long-lead 
time items during the period between issuance of a DD Form 
1513, and acceptance by the purchasing country (Figure 3-2) . 

Both forms specified dollar limitation on the liabil- 
ity of the purchasing country for the procurement of the long- 
lead time items. It is necessary that all cost-reimbursement 
contracts awarded to implement a Letter of Intent (procurement 
as well as research and development) , include a limitation of 
Cost or Funds clause. The clause may be deleted by contract 
amendment after the FG has signed the Letter of Offer and 
Acceptance . 

The use of the Letter of Intent does not constitute 
authorization to take implementing action in advance of 
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UNITED STATES DEPARTMENT OF OEFENSE 
LETTER OF INTENT 
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The Government of _ 







acting through its Ministry of Defense (hereinafter referred to cs the "Purchaser") hereby declares its 
firm Intent to procure, under United States Arms Export Control Act ( AECA ) procedures, from the 
Government of the United States, the following defense articles and defense services. 



1. It Is understood that the United States Department of the 

plans to present to the Purchaser a Letter of Offer and Acceptance (DD Form 1513) within 

days after signature of this Letter of Intent. Purchaser intends to sign said Letter of Offer and Accept- 
ance not later than days after receipt. Except to the extent directly inconsistent with 

the provisions hereof, the terms and conditions ret forth on Annex A of DD Form 1513 will 

apply to all activities undertaken pursuant to this Letter of Intent, and the estimated costs of such 
activities will be included in the Letter of Offer and Acceptance. In particular. Conditions B.3, B.9, 
and C on Annex A of DD Form 1513 are hereby incorporated by reference and made an integral 
part of this Letter of Intent This Letter of Intent shall be superseded upon Purchaser’s signature of 
the Letter of Offer and Acceptance. 

2. In anticipation of the Purchaser's signature of the above-mentiohed Letter of Offer and Accept- 
ance the Purchaser commits his Government to the following: 

(a) In order to permit the United States Government to proceed immediately with the purchase 
of long lead time items and to cover associated administrative expenses, the United States Department 

of the . is herewith authorized to incur obligations and expend up to 

the sum of $ ' (which include % all estimated termination cotta) on an FMS depend- 

able undertaking basis, to be exceeded only in the event of a decision by either a Court or Board which 
increases the contractor's entitlement. 



(b) The Purchaser s g r etii to pay the full amount of such authorized obligations ar.d io make 
fund* available in such amounts and at such times as may be requested by the United States -Government 
foe expenditures against such obligations. 



(c) It la estimated that the cost of the long lead time itema, associated administrative expenses 
and estimated termination costs will not exceed the amount set forth in subparagraph (a) of this para- 
graph. However, if at any time prior to Purchaser's signature of the above-mentioned Letter of Offer 
and Acceptance, the United States Department of the . ha* 

reason to believe that the costa which it expects to incur in the performance of this Letter of Intent 
will exceed the amount let forth in subpara gnph (a) of this paragraph, it shall promptly notify th«* 
Purchaser in writing to that effect. The notice shall state the estimated amount of and the date by which 
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Figure 3-1. United States Department of Defense 
Letter of Intent. 
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t^e additional obligstional authority (by a neui or modified Letter of Intent) will be required from the 
Purchaser in order to continue performance under this Letter of Intent. If, after such notification, the 
additional obligations! authority is not granted by the date set forth in the notification, the United 
States Government is authorized, in its discretion, to terminate any and all activities under this Letter 
of Intent at Purchaser’s expense, in accordance with subparagraph (b) above, in an amount not to 
exceed the amount set forth in subparagraph (a) of this paragraph. . 

3. This Letter of Intent does not prejudice the Purchaser’s decision on the acceptance of the 
Letter of Offer. Moreover, the Purchaser may cancel ail or any part of this Letter of Intent at any time 
by notifying the United States Gcvennment. Upon receipt of such notification the United States 
Government is authorized to terminate any and all activities initiated hereunder, at Purchaser’s expense, 
in accordance with paragraph 2(b), in an amount not to exceed the amount set forth in paragraph 2(a). 

4. In the event of such cancellation or termination, the United States Government will use its 
best efforts to minimize any termination costs. 

5. Certain items for which procurements may be initiated hereunder are normally the subject of 
definitization or provisioning conferences, at which specific items and quantities are agreed upon. If 

it is necessary to place any such items on order prior to any such conference, the United States Depart* 

ment of the is authorized to do so, using its best judgment, and will 

furnish a list of the items so ordered at the conference. 



Dated 



tTypM .V«m« Tlflr) 



Accepted this day of 



19. 



U.S. Department of the 



Figure 3-1. 
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UNITEO STATES DEPARTMENT OF DEFENSE 
LETTER OF INTENT 
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The Government of 

acting through its Ministry of Defense (hereinafter referred to as the "Purchaser") hereby declares its 
firm intent to procure, under United States Arms Export Control Act (AECA) procedures, from the 
Government of the United States, the following defense articles and defense services. 



1. A Letter of Offer and Acceptance (DD Form 1513) for such defense articles and defense 

services was issued to the Purchaser by the United States Departmentof the 

on 19 - Purchaser intends to sign said Letter of Offer and Accept* 

ince not later than days ajfter receipt. Except to the extent directly inconsistent with the pro- 

visions hereof, the terms and conditions set forth on Annex A of DD Form 1513 will apply to 

all activities undertaken pursuant to this Letter of Intent, the estimated costs of which activities have 
been included in the Letter of Offer and Acceptance. In. particular. Conditions 3.3. 3.9, and C on 
Annex A of DD Form 1513 are hereby incorporated by reference and made an interns] part n( this 
Letter of Intent. Thu Letter of Intent shall be superseded upon ?urchaser‘s*si£rcture of the Letter 
of Offer and Acceptance. 

2. In anticipation of the Purchaser’s signature of the above-mentioned Letter of Offer and Accept- 
ance the Purchaser commit! his Government to the following: 

(a) In order to permit the United States Government to proceed immediately with the pur- 

chase of long lead time items and to cover associated administrative expenses, the United States Depart- 
ment of the is herewith authorized to Incur obligations and expend up 

to the sum of $ .. (which includes all estimated termination costs) on an FMS depend- 

able undertaking basis, to be exceeded only in the event of a decision by either a Court or 3card which 
increases the contractor’s entitlement. 

(b) The Purchaser agrees to pay the full amount of such authorized obligations and to .-hike 
hands available in such amounts and at such times as may be requested by the United States Govern- 
ment for expenditures against such obligations. 

(c) It is estimated that the cost of the long lead time items, associated administrative expenses 

and estimated termination costs will not exceed the amount set forth in subpantraph (i) of this para- 
graph. However, if at any time prior to Purchaser's signature of the above-mentioned Letter of Offer 
and Acceptance, the United States Department of the - haj reason to believe 

that the costs which it expects to incur in the performance of this Letter of Intent will exceed the 
amount set forth in subparaenph {a) of this paragraph, it shall promptly notify the Purchaser in writing 
to that effect. The notice shall state the estimated amount of and the date by which the additional ' 
obligations! authority (by a new or modified Letter of Intent) will be required from the Purchaser in 

CO i 2- 1 toiTiow or » n isotsoctrt. 

Figure 3-2. United States Department of Defense 
Letter of Intent. 
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order to continue performance under thii Letter of Intent. If, after such notification, the additional 
obhpationaJ authority ia not granted by the date set forth in the notification, the United States Govern* 
mcnt is authorized, in its discretion, to terminate any and all activities under this Letter of Intent at 
lljrchaser's expense, in accordance with subparagraph (b) above, in an amount not to exceed the amount 
set forth in subparagraph (a) of this paragraph. 

3. This Letter of Intent does not prejudice the Purchaser’s decision on the acceptance of the 
letter of Offer. Moreover, the Purchaser may cancel all or any part of this Letter of Intent at any time 
l*y notifying the United States Government. Upon receipt of such notification the United States Govern- 
ment is authorized to terminate any and ail activities initiated hereunder, at Purchaser’s expense, in 
accordance with paragraph 2(b), in an amount not to exceed the amount set forth in paragraph 2(a), 

4. In the event of such cancellation or termination, the United States Government will use its best 
efforts to minimize any termination costs. 

5. Certain items for which procurements may be initiated hereunder are normally the subject of 
def initiation or provisioning conferences, at which specific items and quantities are agreed upon. If it 

is necessary to place any such items on order prior to any such conference, the United States Department 

of the is authorized to do so, using its best judgment, and will furnish a 

list of the Items so ordered at the conference. 



Dated 



V 



f Typ+d and Tilltt 



Accepted this day of 



19 



U.S. Department of the 



Figure 3-2. (Cont'd) 
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compliance with the statutory reporting requirement of the 
Arms Export Control Act, as amended special procedures apply 
to any such Letter of Intent, regardless of dollar amount, 
when either the case (DD Form 1513) is estimated to total 
$50 million or more, or when it is for the sale of defense 
equipment for $14 million or more. 

If production scheduling requirements demand procure- 
ment of long-lead time items in advance of full compliance 
with the Arms Export Control Act, as amended, the Military 
Department concerned promptly forwards its recommendation to 
the Direction, DSAA, a modified version of the DD Form 2012 
will be provided to the Military Department by DSAA on a 
case-by-case basis. 

B. LETTERS OF OFFER AND ACCEPTANCE (LOA) 

1. DD Form 1513 

The Letter of Offer and Acceptance (DD Form 1513) 
when signed by the purchasing country, becomes the contractual 
document between the Foreign Government (FG) and the U.S. 
Government (see Figure 3-3) . 

Instructions for preparing the United States Depart- 
ment of Defense Offer and Acceptance (DD Form 1513) 

- Block (1) Purchase 

. For a country, enter "Government of ..." and 
show the office and address. 

. For an international organization, enter the 
title of the organization along with the appropriate office 
and address . 
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- Block (2) Purchaser's Reference 

The reference may be a letter, telegram, oral 
request, pertinent data, etc. 

- Block (3) Case Identifier 

Enter the country code, implementing agency code, 
and case designator. 

- Block (4) Signature 

Should be filled in by an authorized U.S. Military 
Department or defense agency. 

- Block (5) Typed Name and Title 

Type or stamp the name and title of the U.S. 
representative who signed Block (41 . 

- Block (6) Address 

Enter the name of the issuing organization along 
with the address. 

- Block (7) Date 

Enter the day, month and the year that the LOA is 
submitted to DSAA for counter signature. 

- Block (8) This offer expires 

Enter the appropriate expiration date, normally 
8 5 days from the date in 3lock (.7) 

- Block (9) Countersignature 

The authorized representative within DSAA Comptroller 
for Con tersignature of the LOA should sign in this block. 

(If all the necessary information is contained on the DD Form 
15131 . 
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Figure 3-3. United States Department of Defense 
Offer and Acceptance. 
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I w o i mH X IX a* x 



Mm xkkw ipcWikl «• ikx QfVrr 
•k* 4WalMlMff1 l* i * i Utui**. 



t , U*i« '• *» XaiM xt-ar* t.iaaaa* ii*.*a <tx l», f»x • «4l X X Ik* l* 3 m px *4 He a* «X M MtWi. fTMaX •* otWimaM *f|M*4 

X* lk*a aa ta IX taax* MM f mr< ft nn-4 «# 0**M» * x >tnn*4 oaxtkix max MM ... 4 f -xMa ,-r *a MM MfXfX* 



WiaM UkM. * UxXm Mk**x x* a X*M *•*%!. CSC i nM** nam% wkH k* t mm* * tfxM 

T** M*k *t •*** t* kx *tmm *4 Ik*a cm m ix* 10**4 tuai •• tk* CJC V«*x nm. a_> .^.p gjj <mm <Jg- a-xxxMM W itj.m tx a* 
(•.MaiMt JfXkMMlM, »««**« Uk*X«M. rml MM* 9 *Xx.t*OX« If* Xf.axia* fi*WX M* .XTf*t t -n-u ax t *T l. TX* UJC aX 

* ait>«** Ix X*x Ik* to Uki f n* iia iMkufifX (r pi M ikim I) oo fo*M | 1 1 >.j ; 

ill Ml anufWk <M MX X Iia *|k H I M IX ■« 



I Ta*k 4 C**n* aX « 



t w »aa * tx* a* M m*i ix .« *Mtx* m tk* *(ui< 
fl) •# w» <X a p* a tk* tafwo MMiuMtlK Mt 

Ii) a# m* Xa»» xtxca ****** «*«tWtxlT */T*« tk* naiaiaiM a*x***r <ta«oxt 
*xt aa *jX*t tx mi * 4v«* W ik* ***** w*4 m affni ik* kvtXxrl u«x»n*a ax* r- , *rifn ft i T - t * j 
« rx* use * AL. X**M. m» «* X* affart* i# X iixt *M» •* rtM* ******** ix* tk* - ~ i m ,-* ^ 



' It | 



U* 



MMaMi vtki .*M**flH*t f* tMkknatfk X*M IX — X M *« *«!****■ o 4 tk* Utataft VktM M (X«*n. tk* UVC r 
I ** 7*1 al IX OfTrr aa 4 Xtrriaax at »** i*x* MX* r* tk* a****** <y4 J* 4 **m miltM* c* [■itfamm m 



Vi Tk* UV 0*4 k* i«>*i 
T. SX* fWaai tx Ik* X(NX «** k?XM 1 1*4 
***ti 04 Ilk* OH** taJ Xctf f ixt. iA x« *ot f***< 



* tkM y tXMXt ptt«*M a *t*a 



XUfM Xf*4 latlxiMf *»» iutMl ftl«X f 4 If m«*H MixaA*. a* v(4 X 

• Xm 4#U** mt*km. 



k#M* r*x** It M a tuna xf ik* r,M*t ixtai « 
r»f*k »x *kf *p*x Onm **4 Acctraacit a 

r ik* 0 n*r tai Acr*xtMM* <*xl aat *mI**«x t 



l V It* **** « 



t n* afkk*** fX*M *4 t«*«4 >MM « 



* tk* tax** 

I 1m rx* pm fm mmrt W tax OTf** tai Xtrp k t r *. tk* CSC 



It. klnx t tk*«. xxM**kan* 4 *xv t*.Xtrf % i yaa m m * 4 ix **• '***»** > *x )»t <M 4 i*mm tk «li 
*i«* taa y*x*k*«x far <m tantnaa ftJ-i 'tM*i. UVC !«#<** *«l •*• k* *ai fa* lap«wx*i n 000 to at» c*f*tr»rror* m ix rx *l j 4 •*» 

M*rk M TX* M pi»*w»n, Ac.ar 4 ia* 4 y. l«iiaM* »a tx* k\»*i**w* «x «ua nxai> r* t Man m» mm ia«..n <Jw* xi m^x •« a* xrt at rxxaixn a*** 

fofxaaaa k> OQO ct> xfuion. C iia* • t .oamnm l>* tir-f ctxn IwJXiat ik« ***** a aa i «aX ixa r wrM ci.uik cImM tv tw ruiati for 

far kr*vck <•* n*«Mi «a* ixxaaxxa o< u i xim i *v ta* L'iC <a «* tka* «* * a* «*** CMf*r» aM Atwpxak *4 rk* ISrekxa 




m 4 » yx? **im i far tk* at— ay ckrtkia) m tv *•» c 



» ex tk* Trtar* *4 tk* Urn 



l4a Ika ■■ a/ “T «****'“ v#xrW« 'ftO M« Mt 
MXXPX * tk* MIM I * r 10414 raw, MX l*txi tx MW vxca MtK* 
fxaxrvMi) r«r I«m tx cr xe iwl awtwx t 

k. A* x i a 4 ’Taxi" •*•<«/*« ya* " xi tx a* 'ora ***** tx m »*** ■ * *• tx Mr «x ia* UVC txra tx 
Na ux tx tiM* a? Mm USi. iumIxj-x* am <axx 4 4 rv*xr wi Ml «xw »* ~T ** »1 •• i*X»* tx m*** turn* tx* otw im far *iwvt or Mmer* 
IX tx fW «w >N frxM tk* xuxen V im US DtxtiMM *4 Drfrxax. UVC r**v*«» far fkxxi Mt a* Mod ox tvixatti ro* i*i*rn a tx r»xa f *»*■ 
mm *4 Mk n t x a *4 «i«M or uwi ix jxxxM* Ja f» na m ix* . U x UVC foxrr »* xim fxox* *X Xn m *x*mxi x 4 tx* no* 000 *XM tx* 
arkxa r xa «r x*t mm a n * * *** * *x koaxt *4 tax fxrtxM, 

C A#Mft 4 "Tirki* tftn fl x«*rM a* *X »rMM X ■xiax Mx^* i« yxv t* tk* UVC ix*X imm M *x*fe n* o Ml mt W ithiiIW 

Ira toxx lx I xax a* ik* 0 SC ix«i«Oi«« mt l 4 « ** t x w 4 font x ti “Trrxx ") <* *tx*r »x ax m*x«x*« rot* 

* * 4 X» xa Wax* frox*»«X. m >4 *x» tax**** axX txtt itMt *♦» team, a* I*X *a mt trxM nrxrxxi *4 u .i rani tr tx* UVC l 
krixxa i c Mc nkix* *4 ikx Offer mi Afetruxt aX* Tviyr** ftT. > »n W. UVC iraxwt fix l«*X mi k* tneX *xxx *Wm 
ami (m aX*a««* mi *ro*r*x mi *txt *x w * * ■>< r>. nii xatta ’rr— mi x* h *a ix*. ixon Uinmt m I 'Mtui *4 raxrxnx 
mm *«r aa. It x CSC w n tx mum m* IkxXa tx itrt <x « rx x t *4 <a* h*m UVC xatri Mr mx*m ax Wki *4 tk* PwrWxx. 

4. Apax, 4 <B Tr»*x‘* t#*ci4v ~r*> x» x*ox ikun * "* axa xxv w «i* X m *4 tka H i m ) W kt x ' t *4 iw Xatxxa xtaaJaa m txxxm* 

*4 tx* Xfrxr ■ n o tv at «*** f *uxi a# tk* iMtkHxrxf 

ta >r ■> d Txax- i#*rXt tatat* fir* a OtXX A x rr i xx x t >**»**■ tk* h r il xx ax 4 000 , *x f*v lx ex* DSC ax • ‘‘•xMXX 
Mxmaxa* Xm «* i ram i •»* ft X l taax. mkX xm m xxv w m rum of tx* momm foxx*X tv ta* 0 *xx lytixx. 

t If ua . tkM mow for ixr or MtUkJ* — 4 x » xo*rv»*i ft U. Itw x t r. Or* am «** m 4 *wm* m IX* ox » h mi x ia aa. x, 4 i 
4 am x «a*«iAoX m ta* m<**o far foxM or ax*, x iaa *•*•“** Mt* m irtifri. ear* X ior« mi ■ mi 4 om o Mt X wtof »hI tko 
I * or OM.M WM XX*. if MT, wMkxi x tax Off** tM AifTMiw. Xkkooa iff* rtm* f xkx t xupio * tx MM tort trt *m (t> XX 

xx, xioifai wmmm waikr* «• «* x x r r *4 <««wmifX 4* 
t ix iw f xttarx ar OOO or** xrxx ***4 «»* > ywn , ^«fc 



ft Ap ri l IX fmi XXM ax wv am tw. X av «ktl « x m Miart X xt — r x. Xm owri 
H *1 opv* Or**ra «M iinriiiiw xl ik* OOQ lamio i»X fc* attoxx ox a x*xv Wxa IN *ub*x mo 
ax 4 m Ik* r*c«M <#4 imxiitx fiooxrmi *r«*»fMwt *4 ik* fwrA«M* *x total cox ixtn* xa*Mi tMtt * ixtiwo 
. Ik* mm *4 ua « i 4 * koM m *4 k» a nm •** Wo in* * rw* tfnaooX kv tk* SmwxT *4 IW Iitoir? tu*x *X * 
at mo* art imX ox iowxhi »wt m o lanxximi *4 tw UVC m X ua kx 4 *r *4 tk* mxaax vn 



oorofo* ms 



TMC 2 of fUUS 
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i ^*«*n nrrvr* im > » — 

4. SW4 (««•* »N*r#*W4 fa* 1 4* M*N* «Hl X* *«-» t r IXI 4 "4 1*0 I * frr iM 4n*fi«a 

0T«/IMMI CxM, 14) *V**M I I'vN*. It) IW »Mft ft* (>•#*. M tp**«»nN 

'JK1, t»P«1 



I l*» Ull. *Ma# , + mm ^"—*4 f<w 
«* U<« t*«M Nfllf* Ut 

ri, IMMI •• •««• ** !*• 

M «!••»» «— — u mPN tm »<*•« 



t» Sfxl n«M taa* ta t4* 4»Nw *•«•* — a# *4# faww* *f .mcmm* f w* « 4. iWV ha«*«M 

MMM«f *w«4 *4 i#«« rn^Ma r«nav\ T •< •* < o *rfr»« ina«« u«a»>x wtt il N» |<MM * (X«M i*i 4 |*« la ■ w Ni k «n «a |m 

■ W t« «v4 |M Iti f aax, Knn 'a* (4*4 *w* -* Ki««WI«t fl**MO I • I Kf |IV, fa* xmii* •*•!(«. <M«Xf ftaaxn* *••*!. * 1 * 

■*>••«• 4<Xf>nli(X w •*»••*•* Mvt« t*4 wut !«*•< I( 4 » r >* ■*■» >''»>•• ••* JIS* *4 .a •* *>4» M kt 

H#N (m »*«*•*#*». <W (tnuvx I'Uat M O i* < tfln —a tnf tr-a #at* n( ll<Mf* «N lit* >w ' '«*■ <. ■*»»• W-*-. * *•«*. — -a a* »* 

M kf IN USC. ■■■■ I## f ' V. PM oawt lA«*i . aa t a t l 1*4 (•< «« 




<4 , 4 tar. M* m t4» V V*. iN f 
im«« t4 •»«** iN U V*. iN IN N*tk* 



I *• *ww4 n* X. # *4* 



«* Pa# «ll4ll t*it*4l, N4 n afi.ai »• rf-4 •#«■> w . ia*^M fl** W1M4. 4 4. 1*4 4. "N l»« • * > I |N i.N ft. 

•. ^N« 4*4 IrtNifw taN 14. w «w«m* W. IN 4*f*«M ** 1 ■ Xt. Ii a ata m i iN n»4iii*i Mia«* •*»*»•! « 41*4 >« waa ^ • mN 

*• N aa M'Uii iumMin %« * |N «4 ta* » W kj« 1 o aa « Kl iiaii wul taawa* «* 4 f* IM l»f« *44 14 i*»— • «x t« .WtaN#. 

• N**f 94 IN k«(N«*t |ud<*4iN tr»«»rx»lliN ■«a*a*|. |<N tN4 a.* 44 «* f*t«M 144* «*4 li* |*VW (Nor* mn in* ia<« 111 XailN a* V*. 
* **»«. «*4 IN "IIII** Maw l rtf IN* UV. » M r*« N** I4IIIW4 T„ IN •«!*•» INI ••• 1*44*4. rl**t. iNlifxiliaat. *4 •alMMalHM la« »M Mi 
(•****!«* mmi* Off** t<*4 Ain*u*r* a«t N cN — f*«*N *f in* UKi fa* «•«•<( IN N**Nmi ***** mumm* • iiat* iftMf>uit*4 

*•4 !■*♦•» nl m««m — r n u r* •<* unaa i«k r*«*>«lrN la <4 «■* idNuN ti IN U SC. <4*— **•*•* IN y**a%4 4 min ••*» 1*4 

use n? in«iUm im ■ Ilialriiu*. T 4* • ■ SC «* o« *• *at rffail la * «h if a in h*i nm 4 in cNmAuim a c*«n* 1 T a* f*i W i a 41 
■ N r i. 4* til "MIN ta a. MNNI f*a i*nmni »«t"4* »• *«* <«<•«• auk |N ■*** * t» aa. t*>t^*ai**N. *• *Ui*m*i<m 4 l«*aM, 



C utidMikiancM amo ASA^moti o# ffnu: 

1 . 4 a aa- 4 m*oo* »* I*N N*iNm* i N 4 ta* use at f*a«*nN —4 (««*a*N i *o a«ao MmAN a* • *« Off** **-4 irr>f"iN* **a *** 

aa 4 4 aap»®f 4 • ua fa IN NnAi uf IN PviNm*. TN f ««N mV iNiiIn* <Mt 4 ait***a. ••* 4(1 l«* A .1 | N n. la <«4*a*a< »f> »N aN IN lijf., 

O nnU, tffkn*. iN lapfa**** Ni*m*n lata ut iN ill Wwa a* Nk*Mt (*NiNt a mi .a •* (>•!• ki I ••** a«M mm» a inaada* **k 
i*4 orr m «aa Am*U4(* t*ua* at. (•) <*■"* * <• a Mi* oS ***«iM4*t Ilf fai **an .a i»*4 raia*. I * I «a«t* i* «a **tn«i*a .*f ( 4) 
p* Nit y a 4 t a# 0Q0 <«*aat >a P«(tN« ** mini i#**4«oity i* imininn fwf** i*4 A(**aiar*. i 4 1 a .* *»m 4 »(Nm* < — i *J *■< 

IN# **a* *j * 4***4 »t hacMa* pawaa ta i*a OM« N* AJapiiNt, taf«* a# tfla N**N* «f <•» *4 PwiNa*L ■• It ) #•(*»!? •*< IN* mm *v 

4# <4) pvtaot «^a|l**«t. 

X. Satan IM ••* nynra, imi*I rNianta wnaai .auiaN fa* (#4 PaiNat >• nrartiNt — •• < l. »**m in* fM<*M* 4 *n 
•a m N»*4 IN coal ratiaa* i*4 i«Naiir»n-*n »i in* USC fna Niiia ■ •«*. iN **U ai«ai in mt ok. i*a n* 4ia*w a* ( < I racNai’l #*ii4«tf 
failNa# i »♦ aiai fawaN nai* »a4 I a i*a Off* i«4 Acnyiaa*. Nf<*« « ilia riant o* m4 n* Psmc » j— ( iN («» (•"**"? in l»l*l 
f«*sN# fa l*|«Nn l**nf<allT la ataa nl 1*4 Off** IN A<It|*l*if«. ra l*t I*a* m*M 1 444 US<« *a*N IN I ■» f*«4 >11 f* N M t i * 4 4 *»a 
pi Na iN fa* rftatf »N *«a a* **»M patiaN N^aal la i*a Off** #*N Atetyua** 

a ACCirrANCf: 

I. Ta *rr*#4 t*N C*tar iN a«t»*#»***. iN ka(*an «4 km i4aa fa* n ynim fa* *4 i*w (jrr«* iN AmtHaa, ** at f«a-t4 
N# i ia, |#W4 l»m (nan a»(Mft* la • a* »r»a « tuaiiN* mmnun nil# J»t> ("iim Nt«a, a m *r»*«l *>• iat «nu 4 Naa t a 

a*#** ***ak*a« N at* N Natawf •>» i a* Tna* Nma. fa iNhn*. facNw* *»4 (imm«imii* »l*r* • Na* caan awiatit w»*H >>• IN MS. 
M44**t n*nna«N a* Win* Aiint ail** iN "ff*». a a* a a***tiy unaN iN itiwaf » iiaofaf W*, in wo n <*f 1*4 Ufa iN 
« 4— 41 1»<4 kAldl l* lariat *444 I Nt use IN I a* fN<*MI*. 

1. Ha «a#*r*«cMN INI ■— *Nim m um* o 4 in Off r* iN 4* ctiuo* C4 wwi a"*wf *nNN % r» mi attaa**. I»f#* •*» trotntt 
at* T *n IN Ca"4a«*aa n**nf »*• >((1^404. u. f.a Iiiarri. OaN* a* im*m«mmm« «j f *a? a*aiN •* of ft*N >• m— N ‘4 f*« itn anN 
(4a, a IN on at? N, n* f rn|**t nnm n* iinn uf IN Offr* iN a* cr*i tat, 

X. UNr# • *aff»4 IN »T* f>N «iii m # 4 a a»4* 4* Ha fat Hwit wri a mm *4 *4 oataf a* «a iaNn«N aa * Na am* N ta# %riN"^a 
»*4 U-S. UNtty D**B*t ao-af g# Ofatn* N'NT. i*-a Off#* iN Armux* *a*4 It mil t Via IN ••aott.iN rial* at fiai» Nun . 

L fNCWOSCdCS: 

ti iNati |(U(AN 4a *4 i a a*, ly IN 1 1 f a »**»*. mm na»4i * N*aa iN a*a aal* 1 |or* N n wf aa i a>n« «n *>af* a* fa* 

p, iwfcno*tr 

TNa Of ft# iN Atet atao *ril a# » * * * inata for *aMN an ttwa ta |N* fkJWri i«iim »a*4 naaai*N at* 1*0 auari at** • 

1 44 UoN Siua, 

CXPVANATORV MOTES 



t. 



Hr* a* nftaa 
*N a*a*a, Ha — .tt 



n 4 NN*a 4 *# » pa 14*1 a; ta t*» *TTt N 0 « Aff. **r> ■* r*aa* an »*i *41*1 1* iN 
UN* —M#**. La#*iH >4 o*«a taa 4 U* aaiUfWi 4m MtaoA# riaiii a* «a *4 44 4 



1 AailrtNj kNfiia |*4iN a |4# niiaiiN a*a*P** <N N »« tN ittta N in Ci»«ap N*r J«4***y ■jt I N *ia*t| a* n t ..«N<MT •»< • »» 
** k'i4 P »f*## 1 nan *f mcipim* of 1 A a 1 If far *anoM to Sa<l a>* 11. uf 1 4a CoNama iN i4# c. act in— a .4 4 *a»«<n*Mit unmN •* 
r#nf f« #* r n n a** iN « a 4y |aiM4| iN riWtiaw fa* n(i aicrfiaiM, »Na lyiaaiiri. it 1 <*** In* aN 4 — *ay *n<"N a a— J»* 
■ «NM4 NWN *S*a Orvaviptaia'* at a«a*% ia aa i m mMN a ia* ipfNint* iN n*a pro# ta i4«a«N, 

k TN #44*a*N wan *f wyfty fa «**• atai # npiaif at 1 4a fatuaiN (Nw; 

f (•) Sarra* SlNM 

* (•> Noam* — a* 

• (“) tf#iN/4» pan T./Vi ika 

X (*) Slock iN (S*a*»— aoN . 14 ^ aa*l rtpsa yam 

X {*) 'fiatr « 4 p« 4*44 ta tea# w*a*T m Mtf 4 

'AnANdf a *il*f aa aaaUa 
< C«ari#Na a# f 4a *a<« 

Al • »« 4 H H 



«N% Wtaara .a t#a • A V A 1 C A ItLITT AMS l(MAfU)* 
*N N m i» 4 i»| raaNaa.* onw n rap#**, ituaitrii a 



Farf tm ta# f •« rWn 
»Nc 4 Mi* 4 a rw, «nf . faaNri*— 



>MtN, 144 nN N lUlN) Nay 4a na*M|lN *4rt I 

I lfw« at*. 



. V w« 



M - Aftmn a 4 — 1 ^ caw# I* —a ( » 

Ifcaa. at W MaiNi . tita. i>ori 1 

§ - ]WN 4 i*a NffOt IMHVV 

0 - Oao»wta 0# " — 11 af»f -iraa Mi mm *AJ fj* oNfitaa ft* •#*• arrow jirit 1 mm part «uy «u * a* inNiN f*N« I N-M A 

1 — St*Nnc»t4. 3 nmj * w iriHiriM* a*ay *a w**pyo# fo* *a»*ji 4M* vN fr~o atxn <i*a >a n**o — ifawf «a tt* fw»*»N#. 

V — InatlN <» UN * . * inN k«<«M*a wtatn munun u*»cia*» iiMwiiax* iaori«* 44 immi «»■ iwctofia* •>*♦ a>rik«ii"- ana* 

ftt**i iN k * | mm a*»f ( Ain* t>Nn J4 4>r* o ri ia <««4 utaM ••** w»m*N •*! *•!*•«* amat > N *ri "» 

N*4>»# *4 Nan *4* tat*« rtlNaoM >N — mm fmu iNf« lUaMiNv 0*N* r«*i4 ari (ya iI NMI M aniiN US Al aoN 
fwtrt amai i Nt twmatft iN tiaaJwOa **#4 No fc**a npanri. a* a* nwiiana i«4 ako *i«m •*# ■—## <'S a*n*N 
f*ta HiPlaa ari ***- — aNHy. 



kt 

T. 



A# — kaPMPi TV* a n o# ^*# | 4*a. 

V — St*tN To wn f n x Nri ta <«****• pim t O— M VS ni# ■**4. 

WC - T4o afa #«a*4 ap* m* uinn* • (Mniimm ta pa«N US t*4— u 

K • US Try— # (4NP*«Mt( a* a*# Ht aof <a arvita Off*# iN Atapian. 

MX rn N Ul fra OWN • nwN a* t o# pan <W t*a fwna*. 

Mw attMag ml 4*4 or# co#pv m# NtNary i a a m«n Mn#»a N » i a Oy*tw*| (NAPAOl 
TW mm N OTTn/K— *# On a n “T - " |N "X* *ri» Na # «*ar»y* fn <4 .IJik *m aaaata fa* • 



00 FOAM ISIS 



I a#n N *40*0 N IS Aar*" 
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- Block. (10 Typed Name and Title 

Type the name and title of the DSAA Comptroller 
who signed Block (9) . 

- Block (11) DSAA Accounting Activity 

The following address should be placed in this 
block. AFAFC-SACC, Lowry AFB, Denver, Colorado 80279. 

- Block (12) Item or Reference No. 

For programs which involve more than one item, 
enter a separate number for each item. 

- Block (13) Item Description 

Insert the Generic Code and MASL line data for 
each item. In addition the National Stock Number (NSN) 
and/or part number, as appropriate, and a complete 
description of the material/services should be entered. 

- Blocks (14 through 17), 

Quantity, Unit of issue, unit cost and total 
cost are self-explanatory. 

- Block (18) Availability and Remarks 

Enter one or more codes from paragraph 3, 4, and 
5 of the Explanatory Notes on page 3 of the DD Form 1513. 
Also enter specific 20) delivery dates, as applicable. 

- Block (19) and (20) 

Offer Release Code and Delivery Term code 

- Block (21) Estimated Cost 

Enter the value in whole dollars but they should 
not include any administrative or accessorial charges. 
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- Block (22) Estimated Packing, Crating and 

Handling Cost 

Enter the value in whole dollars based on the 
prescribed percentages as set forth, in DODI 214Q.1, or 
actual costs, if appropriate. Do not show the percentage 
rate used in determining the cost contained in this block. 

- Block (23) Estimated General Administrative Costs. 

Enter like Block (.22). . 

- Block (24) Estimated charges for supply support 

arrangement . 

Enter like Block (.22) . 

- Block (25) Other estimated costs. 

Enter like Block (.22) . If there are several 
specific costs, identify each in Block 13. 

- Block (26) Estimated total costs. 

Enter the costs in whole dollars (total of Blocks 
(21) through (25) . 

- Block (27) Terms. 

Enter appropriate terms of sale in accordance with 
the guidance (See Chapter G, Part 3 of the DSAA Military 
Assistance and Sales Manual) . 

- Block (28) Amount of initial deposit. 

If the terms of this LOA an initial deposit is 
required and has been stated in Block (27) , the dollar amount 
in whole dollars of this initial deposit should be entered. 
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- Block (29) through (37) These blocks should be 
filled in by the authorized representative of the purchasing 
government . 

- The name and telephone number of the action officer 
responsible for the preparation of the DD Form 1513 should 
appear at the bottom of all copies submitted to DSAA for 
countersignature, excluding the original. 

From DD Form 1513, if the purchaser checks the 
quantity, item description etc. and he does not agree he 
can ask the U.S. Government to change the details that he 
wants. DD Form 1513 will be contract when the purchaser 
signed the signature in Block 31, otherwise it would not 
be a contract. 

2. DD Form 1513-1 

Purpose : Circumstances frequently require that 

changes be made to an executed DD Form 1513. There are 
times when U.S. interests are best served by processing 
amendments to cover small changes in scope, since adminis- 
trative reasons sometimes preclude the preparation of new 
LOA's, or make it difficult and costly to do so. The 
amendment to a LOA, DD Form 1513-1, should be used to meet 
only minimum essential administrative needs. Minor changes 
in scope such as changes or requirements within FMS training 
cases, increases in time of performance minor increases in 
quantity of a definitive quantity case. 
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Instruction for preparing the United States Department 

of Defense Amendment to Offer and Acceptance (DD Form 1513-1) . 

For the various Blocks it is nearly the same as DD 
Form 1513 (See Figure 3-4) except sequent number of block and 
increasing same block such as: 

- Block (3) Amendment No. 

Enter a consecutive "numerical" amendment number. 

Do not reuse a number once it has been assigned to an Offer 
to Amend. 

- Block (12) Purpose of the Amendment 

Describe the purpose of the amendment. 

- Block (14) through (19) 

Enter complete description of amendment action. 
Describe whether the action is an addition, or deletion. 

Instructions for preparing the United States Depart- 
ment of Defense. 

3. DD Form 1513-2 

Purpose: The DD Form 1513-1 should be used only if 

the revision requires purchaser acceptance before implementa- 
tion. If the revision is a unilateral change on the part of 
the USG to the terms and conditions of the LOA, which does 
not require purchase acceptance, the DD Form 1513-2, Notice 
of Modification of Offer and Acceptance, should be provided 
to the purchaser. 

DD Form 1513-2 is utilized to record modifications 
to an existing LOA, e.g. decreases in scope, and changes not 
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Figure 3-4. United States Department of 
Defense Amendment To Offer and Acceptance. 
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affecting the scope of an LOA. Examples of such changes 
are price increases, deletions of items or decrease in 
the quanities of items to be sold, changes or extensions 
exceeding 90 days of delivering commitment date. 

For Form DD 1513-2, see Figure 3-5. 

Some Block that should be noted. 

- Block (3) Notice No. 

Use Arabic numbers in consecutive sequence. Do 
not mix Notice Numbers with Amendment Numbers. 

- Block (7) Department 

Enter the appropriate U.S. Military Department 
or Defense Agency. 

- Block (22) through (25). Acknowledgement of Receipt 

An Authorized official of the foreign customer 

should sign and forward the document to the Military Depart- 
ment of Defense Agency concerned to ensure that the Notice of 
Modification has been received. 

Processing Letters of Offer for $50 million or more 
or for major defense equipment of $14 million or more. 

Section 36 of the Arms Export Control Act (AECA) , as amended, 
requires that Congress must be provided with notification of 
all Letters of Offer to sell any defense articles or services 
for $50 million or more, or any major defense equipment of 
$14 million or more, before such Letter of Offer is issued 
(see Figure 3-6) . 
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UNITED STATES DEPARTMENT Of OEFENSE 
NOTICE OF MODIFICATION OF OFFER ANO ACCEPTANCE 
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Figure 3-5. (Cont'd). 
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AECA PROVISIONS FOR ADVANCE SALE REPORTING 
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IV. PRICING 



A. FMS PRICING 

Under FMS , there are two separate kinds of pricing actions 
. . . one relating to the entering of estimated prices on the 
DD Form 1513 and the other relating to the pricing of DOD 
contracts with private vendors to accomplish the requirements 
specified on DD Form 1513. 

The DD Form 1513 is used to submit prices to the purchaser 
country unless a waiver is obtained from the Director, DSAA . 
When a waiver is granted, the same elements of cost as provided 
for the DD Form 1513 are used. 

The following elements must be considered when developing 
an FMS price. 

- Cost of the item/service (purchase price, inventory 
value, etc.) 

- Nonrecurring RDT&E and Production Costs 

- Recurring Support Costs 

- Asset Use Charge 

- Accessorial Costs 

- Administrative Charge 

FMS pricing can be combined into two major categories: 

Base Price and Authorized Surcharges. 

- The 3ase Price generally refers to the cost of the 
item or service, i.e. contract price, inventory price, 
replacement price, etc. 
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- The Authorized Surcharge, on the other hand, relates 
to the application of a charge. (Often on a percentage or 
pro-rate basis) . 

For the various prices above I would like to describe 
some of them here: 

B. SOME OF THE FMS PRICES 

1. Nonrecurring Costs 

An objective for this cost is to ensure a FMS customer 
pays a fair price for the value of his nonrecurring investment 
in the manufacture of the products and/or development of the 
related technology. In accordance, with DOD 2140.2, recoupment 
of these costs is required in those instances where the invest- 
ment costs exceed the following dollar thresholds. 

- With respect to products and technology . . . non- 
recurring research, development, test and evaluation (RDT&E) 
costs of $5 million or more to develop related products and 
technology. 

- With respect to products . . . nonrecurring production 
costs of $5 million or more. 

- With respect to products and technology . . . special 
customer nonrecurring costs under a Foreign Military Sales . . . 
of $5 million or more. 

2 . Asset Use 

A charge for use of DOD facilities and equipment is 
added to all order which require use of DOD assets other than 
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facilities for which appropriate rental charges clause of 
the Defense Acquisition Regulation ( DAR) . 

Asset use charges have been developed to be applied 
as a percent of Direct Costs. Direct Costs include.: 

- Contractor Billings for work performed at government 
owned/contractor (GOCO) facility when Use and Charges Clause 
does not apply. 

- Repair and modification of FMS owned material in 

depots . 

- Training at DOD installations (entire costs) . 

- Use of DOD ships/aircraft for FMS transportation. 

- Contractor billings for work performed at his 
facility, utilizing government assets, when Use and Charges 
Clause does not apply (rent-free clause) . 

3 . Accessorial Costs 

Accessorial costs represent expenses incident to 
issues, sales, and transfers of material that are not 
included in the standard price or contract cost of material. 

4 . Packing, Crating, and Handling (PCH) 

PCH costs are those costs at DOD facilities for labor, 
materials, and services to take articles from storage, prepare 
them for shipment and process the documentation. PCH costs 
are included in all sales from stock (except when sent directly 
from the manufacturer) . 

Standard PCH rates are: 

- 3.5% of the selling price for materials with unit 
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price under $50,000.00 plus 

- 1.0% of the selling price over $50,000.00 

% 

5 . Transportation 

Transportation costs are the costs of DOD provided 
or financed inland transportation (land, air, inland and 
coastwise waterways) in the U.S. and outside the U.S. and 
overseas transportation by vessel or air. (Includes parcel 
post via surface or air) . 

6 . Administrative Charges 

Administrative charges are added to all FMS cases to 
recover express of sales negotiations, case implementation, 
procurement, administrative of Reports of Discrepancy, 
correcting deficiencies or damage of items sold, contract 
administration, program control, computer programming, 
accounting and budgeting and administration of FMS at command 
headquarters and higher levels. 

In the event that the FMS purchaser cancels an entire 
FMS case (LOA) prior to the delivery of all articles and 
services involved, the following guidance applies. 

- On FMS cases involving standard procurement the 
administrative charge will be three percent of the actual 
value at closure or one percent of the implemented program 
value, whichever is greater. 

- On FMS cases involving non-standard procurement, 
the administrative charge will be five percent of the actual 
value at closure or one percent of the implemented program 
value., whichever is greater. 
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- On Blanket Order FMS cases or FMSO 
administratives charge will be three percent 
value at case closure. This would not apply 
transactions . 



2 cases, the 
of the actual 
to FMSO 1 
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V . FMS CASES 



A. WHAT ARE THE FMS CASES? 

In Thailand we know that Thailand buys materials in terms 
of FMS cases so it will be appropriate if Thailand officers 
can understand FMS cases of various types. 

Types of Foreign Military Sales Cases: In FMS, a "case" 

is defined in the Glossary of Terms and Definitions of the 
Military Assistance and Sales Manual (MASM) as "a contractual 
sales agreement between the United States Government and an 
eligible foreign country or international organization docu- 
mented by a DD Form 1513." 

There are a number of ways to distinguish the different 
types of FMS cases. For example, cases are often referred 
to as either "reportable" or "not reportable" under Section 
36(b) of the Arms Export Control Act, as amended. A "repor- 
table" case is one that meets the criteria for a 30-day final 
notification to Congress before an offer can be made by the 
United States Government to a purchaser. 

What can be sold under FMS? 

Before examining specific types of FMS cases, it is 
important to distinguish between the varying categories of 
items and services which can be sold under FMS . 

Defense Article (Section 47(3)AECA). the term "defense 
article" includes 
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- any weapon, weapons system, munition, aircraft, 
vessel, boat, or other implement of war, 

- any property, installation, commodity, material, 
equipment, supply, or goods used for the purpose of making 
military sales, 

- any machinery, facility, tool, material, supply, 
or other item necessary for the manufacture, production, 
processing, repair, servicing, storage, construction, trans- 
portation, operation, or use of any article listed in this 
paragraph, and 

- any component or part of any article listed in 
this paragraph, but does not include merchant vessels or (as 
defined by the Atomic Energy Act of 1954) source material, 
production facilities, utilization facilities, or atomic 
weapons or articles involving Restricted Data. 

Major Defense Equipment (.MDE). in (Section 47(6). AECA) 

means : 

- any item of significant combat equipment on the 
United States Munitions List having a non-recurring research 
and development cost of more than $50,000,000 or a total 
production cost of more than $200,000,000. 

Defense Service (Section 47 (.4), AECA) defined it to 

include : 

- any service, test, inspection, repair, training, 
publication, technical or other assistance, or defense 
information used for the purposes of making military sales. 
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Defense Information Section 644(e) of the Foreign 
Assistance Act of 1961, as amended, defines "defense informa- 
tion" as including: 

- any document, writing, sketch, photograph., plan, 
model, specification, design, prototype, or other recorded 
or oral information relating to any defense article or 
defense service, but shall not include Restricted Data as 
defined by the Atomic Energy Act of 1954, as amended, and 
data removed from the Restricted Data category under Section 
142d of that Act. 

Training. Section 47(51, AECA, defines "training" 
as including: 

- formal or informal instruction of foreign students 
in the United States or overseas by officers or employees of 
the United States, contract technicians, or contractors 
(including instruction at civilian institutions) , or by 
correspondence courses, technical, educational, or information 
publications and media of all kinds, training aid, orientation, 
training exercise, and military advice to foreign military 
units and forces. 

B. CATEGORIES OF STANDARD FMS CASES 
1 . 3lanket Order 

Definition: These types of cases are commonly called 

"3lanket Open End" by the U.S. Army, "Direct Requisitioning 
Procedures/Open End Requisitioning or Pull Requisitioning" 
by the U.S. Navy and "Blanket Order/Annual Requisitioning" 
by the U.S. Air Force. 



A blanket order case is an agreement between a 
purchaser and the United States Government for a specific 
category of items or services (including training) with no 
definitive listing of items or quantities. The DD 1513 
specifies a dollar ceiling against which orders may be 
placed by the purchaser throughout the validity period . . . 
normally 12 months (see Figure 5-1 for an example of a 
Blanket Order Case) . 

Applicability. The types of material, services or 
training that normally are processed as blanket order-cases 
are as follows: [Ref. 2: p. 12-7] 

- Spares and Repair Parts. 

This category is opened for follow-on support 
of a major item or weapon system after an 
initial support period. 

- Publication 

- Support Equipment 

- Minor Modifications/Alterations 
Performed at United States Installation. 

These changes do not require more than 
two manhours to accomplish. 

- Technical Assistance Services 

- Training 

- Film 

- Repairables 
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BLANKET ORDER CASE 




Figure' 5-1. Blanket Order Case. 
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Restrictions to Blanket Order Procedures. 



Restrictions include: 

- Commercial-type items 

- Classified material (except Air Force) 

- Classified publication (Navy Only) 

- Explosive ordnance items 

- Weapons systems, major end items and 
associated components. 

- Initial logistics support normally 
ordered for concurrent with the weapon 
system or major end items. 

- Lumber 

- Nonstandard items (Army Only) 

- Medical supplies (.drugs) 

- Obsolete items (except Air Force) 

- Technical Data Packages (TDPS) 

- Excess defense articles 

The following may be processed as either Defined 
Order or Blanket Order Case 

- Publication 

- Training 

- Film 

- Technical Services 

- Spare Parts 

- Aeronautical Charts/flips 
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2. Defined Order 



Definition: These cases are often referred to as 

"Standard Sales" by the U.S. Army, "Defined Line or Push 
Requisitioning" by the U.S. Navy and "Firm Order" by the 
U.S. Air Force. (The Management of Security Assistance, 
p. 12-5) . 

A defined order case is one in which the items, 
services or training is specified/quantified by the purchaser 
in the Letter of Request and subsequently stated explicitly 
on the Letter of Offer and Acceptance (DD Form 1513) . (See 
Figure 5-2) . 

A defined order case normally requires a complete 
price and availability study for separately deliverable line 
items on the case. 

Applicability: The types of material, services or 

training that normally are processed, as defined order 
cases, are as follows: 

- System/Package Sales. This type of sale includes 
a major item/weapon system (e.g., tank, ship, airplane, 
missile, etc.) and any related requirements to adequately 
activate and operate the item or system during an initial 
period of time. 

- Munitions, Ammunition and other Explosives 

- Transportation Services 

- Aircraft Ferry 

- Class V modification (Air Force) 
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DEFINED ORDER CASE 




'<•0 

Figure 5-2. - Defined . Order Case. 
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- Cartridge Activation Devices/Propellant 

- Technical Data Packages 

A significant feature of either Defined or Blanket 
order FMS cases is that requisitions are normally filled 
from DOD stocks only if on-hand assets are above the control 
or reorder level (in an excess positions) . The only time 
that requisitions will normally be filled below the control 
level is through a mature Cooperative Logistics Supply 
Support Arrangement. 

Cooperative Logistics Supply Support Arrangement 
(CLSSA) permits support of the purchaser on an equal basis 
with United States units having the same Force Activity 
Designator (FAD) . The arrangement provides for the execution 
of two Foreign Military Sales Orders (FMSOs) covering stockage, 
consumption, and storage requirements as follows. 

- Foreign Military Sales Order (FMSO) 1 case. An 
Offer and Acceptance covering the estimated dollar value and 
total initial agreed list of items and quantities to be 
stocked and maintained on order from procurement for support 
of the country's U .S . -furnished equipment. The Offer and 
Acceptance also covers the estimated annual storage costs for 
the material held in U.S. 'stocks for the participating country. 

- FMS 2 case. A consumption FMSO which encompasses 
an Offer and Acceptance (DD Form 1513) covering the partici- 
pating country's estimated withdrawals of material from the 
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supply system for an agreed period (normally one year). . 
This is an SSA requisition case, undefined as to items 
and quantities, reflecting in a dollar amount the 
estimated consumption for the agreed period and funded 
quarterly. 
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VI. FINANCIAL 



A. FLOW OF FUNDS FOR FMS 

We. know that FMS, by legal interpretation, is to be a 
"no profit-no loss" to USG program. Figure 6-1 presents a 
block diagram "flow of funds for FMS" in the "big picture" 
relating to funds flow. The following is a brief explanation 
of how to interpret the flow diagram. (.Figure 6-1) . 

1. Demand for Funds 

The funds flow process may be thought to start with 
United States Government demands placed on the Foreign 
Purchaser for funds. These demands are generally of two 
forms : 

- The initial deposit requirement which is reflected 
in DD Form 1513. 

- The recurring payment requirements which are con- 
tained in DD Form 645. 

2 . Purchaser Sources for Funds 

Based on U.S. Government, demands , the Purchaser must 
respond by providing the funds requested, which the Purchaser 
has two general sources of financing: cash and United States 

Government Credit. Purchaser "cash" financing may include: 
funds appropriated through the Purchaser's parliamentary or 
legislative process, funds borrowed, or received in the form 
of a grant, from third countries, or funds borrowed from U.S. 
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Figure 6-1. Flow of Funds for FMS . 



Government. Credit financing, for our purposes, can be of 
two forms - DOD Direct Credit and DOD Guaranteed Credit. 

3 . Receipt of Funds 

Purchaser payments to the U.S. Government, always 
in the form of U.S. dollars, are received into the FMS Trust 
Fund Account, for which the SAAC (Security Assistance 
Accounting Center) has accounting responsibility. 

4 . Flow to DOD Components 

The DOD component having implementation responsibil- 
ity for a given FMS case or cases will request obligational 
(OA) and expenditure authority (EA) from SAAC at the 
appropriate times. OA and EA may be requested and accounted 
for by one of two methods: the direct citation of the FMS 

trust method or the reimbursable method. 

B. CONCEPTS AND DEFINITION 

1 . Trust Fund Account 

Definition of a "trust fund" is a fund credited with 
receipts which are earmarked by law and held in trust, or in 
a fiduciary capacity by the U.S. Government for use in carry- 
ing out specific purposes and programs in accordance with an 
agreement. The FMS trust fund represent an aggregation of 
cash received from purchaser countries and international 
organizations. For the level of detail in the trust fund 
such as, management, trust fund receipts, etc. which relate 
to treasury department are beyond the scope of this thesis. 
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2. Terms of Sales Used 



A DD Form 1513 may involve one or more of the 
following sections of the Arms Export Control Act, as 
amended. 

- Cash with Acceptance 

This term applies when the initial case deposit 
equals the amount to the "Estimated Total Costs" block of 
the LOA. Paragraph B.3.a. of Annex A to LOA refers to the 
purchaser's obligation under this term. 

- Cash Prior to Delivery 

Under this term, the United States Government 
collects cash in advance of delivery of defense articles 
and rendering of defense services from DOD resources. 
Section 21(b) of the Arms Export Control Act applies. 
Paragraph 3.3.b. of Annex A to the LOA refers to the 
purchaser's obligation under this term. 

- Dependable Undertaking 

Under this term, the United States Government 
collects cash in advance of procurement contract payment 
requirements. Section 22(a) of the Arms Export Control Act 
applies. Paragraph B.3.C. of Annex A to the LOA refers to 
the purchaser's obligation under this term. The term 
dependable undertaking is defined in the DSAA MASM, as 
follows. 

"A firm commitment by the foreign government or 
international organization to pay the full amount of a 
contract for the performance of defense services which will 
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assure the U.S. against any loss on such contract and to 
make funds available in such amounts and at such times as 
may be required by the contract, or for any damages and 
costs that may accrue from the cancellation of such contract, 
provided that in the judgment of DOD there is sufficient 
likelihood that the foreign government or international 
organization will have the economic resources to fulfill 
the commitment (Sec. 22, AECA) 

- Payment on Delivery 

Under this term, the United States Government issues 
bills to the purchaser at the time of delivery of defense 
articles or rendering of defense services from DOD resources. 
The first sentence of Section 21(b) of the Arms Export Control 
Act applies. Paragraph 3.3.d. of Annex A to LOA refers to the 
purchaser's obligation under this term. The implementing 
agency may use this term only pursuant to a written statutory 
determination by the Director, DSAA, that it is in the national 
interest to do so. 

- Loan Agreement 

This term applies to payment for a FMS in whole or 
in part with FMS loan funds, extended or guaranteed by DOD 
under Section 23 or 24 of the Arms Export Control Act or under 
other legislation. Paragraph 3. 3. a. of Annex A to the LOA 
refers to the purchaser's obligation under this term. The 
implementing agency will determine initial deposit require- 
ments in the same manner as for cash sales. The purchaser 
may then request the drawdown of FMS loan funds in payment 
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of the initial deposit in accordance with the applicable 
loan agreement. If the sales agreement is to be financed 
only in part with FMS loan funds, the implementing agency 
will also cite in the "Terms" block of the LOA the appro- 
priate cash Terms of Sale as indicated above. 
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VII. THE ROYAL THAI NAVY & FMS 



In the Royal Thai Navy, there are departments (e.g. Naval 
Supply Department, Naval Ordnance Department, Naval Dockyard 
Department, etc.) which have responsibility for procurement 
of materials to supply their respective departments and users 
(such, as warships, Marines, etc.). These departments procure 
materials from both foreign countries and in country. I 
would like to explain the basic process of procurement of 
materials from the U.S. by FMS. 

A. BASICS OF PROCUREMENT BY FMS 

Naval Coordinator Department is a department that has 
the responsibility for coordination of procurement from 
the U.S. 

- When the departments in the Royal Thai Navy want to 
procure by FMS, they send the requisition documents (including 
details as NSN, part number, model number, manufacturer, etc. 
to the Naval Coordinator Department. DD Form 1348M is the 
document used for this purpose (Figure 7-1, 7-4) . 

- The Naval Coordinator Department sends the document 
(after gathering data by computer) to JUSMAG or the Thai 
Naval Attache in the U.S. (The conditions are up to the 
Naval Coordinator Department). . 

- The JUSMAG or Naval Attache forwards the document to 
the U.S. for consideration. 
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Figure 7-1. DD Form 1348M 
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Figure 7-3. Significant Combat Equipment 
(SCE) Requests. 



JUSMAG 
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Figure 7-4. The Flow Chart of Procurement by FMS 
of the Royal Thai Navy. 



- Whan the U.S. receives the data,- and after approved 
and agreement would write the items on a DD 1513 and send 
the DD 1513 to the Naval Coordinator Department by JUSMAG 
or Naval Attache. 

- After the Royal Thai Navy returns the signed DD 1513, 
the U.S. would coordinate the procurement with the necessary 
agencies. (as explained in previous chapters) (Figure 7-2, 
7-3) . 

- Naval Coordinator Department would send the DD 1348 

to U.S. (procurement of spare part) until the budget ceiling 
is reached in each of DD 1513s. 

- U.S. would send status periodically to Naval Coordinator 
Department to report about the items (such as procurement, 
when would it be sent to Thailand, etc.) 

- Materials would be sent to Thailand at Klongtuay 
harbour or Dongmuang airport in Bangkok. 

- The Thai inspector group would check the shipment with 
the DD Form 1348-1 to ensure that materials were received 
according to requisition (without opening any boxes) . The 
inspection includes a check of the following: 

. Document number (date, serial). 

. Stock number 

. Quantity 

. Unit price, total price 

- After the materials are sent to Thailand, U.S. would 
send the foreign military sales transaction bills back to 
the Royal Thai Navy monthly via the Naval Attache or JUSMAG. 
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- The Royal Thai Navy checks Foreign Military Sales 
transaction bills in accordance with. DD 1343 and DD 1348-1, 
especially for prices and quantities. 

- In case of damage, loss or deviation in sending material 

(e.g. quantities were incorrect, prices were incorrect), we 
could check the DD 1348, DD 1348-1 and foreign military sales 
transaction bills from the U.S. The Royal Thai Navy could 
institute a claim, by using DD Form 364 (ROID) for lost or 
damaged materials of value more than $25. [Ref. 5: p. 2] 

B. DECISION LEVELS 

First Naval Commander in Chief of the Royal Thai Navy 
makes the decision and agreements to procure by FMS when the 
inventory levels are reduced to a re-order point or when the 
departments required items are not available in the depot, 
or when they have new needs. 

C. DOCUMENT 

Thailand uses the DD Form 1348M (.Figure 7-1) for procure- 
ment. After approval in the U.S. of the sale and agreement, 
the LOA is sent to the Royal Thai Navy. The representative 
of the Royal Thai Navy, who is authorized by the Naval 
Commander in Chief, would sign the LOA if he approves. 

D. BUDGETING 

The Royal Thai Naval Financial Department would provide 
the budget in dollars, for procurement by FMS, with the 
agreement by the Naval Commander in Chief for each of the 
various fiscal years. 
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E . PROBLEMS 



Problems in procurement by FMS between U.S. Government 
and Thailand Government: 

Although the transactions by FMS between U.S. Government 
and Thailand Government have continued over several years, 
there still are many problems. These problems are as 
follows: [Ref. 6: p. 3] 

1 . U.S. Side 

- Requests for LOAs to open cases from the U.S. take 
a long time. Some cases take 6 months for delivery which 
cause problems in the fiscal budgeting of the Royal Thai 
Navy . 

- Forwarding LOAs from the U.S. Navy to Thailand 
take a long time. On some cases the LOA has reached its 
expiration date. 

- U.S. Navy does not give the duration of which the 
materials will be provided to the Royal Thai Navy. This 
causes logistic problems for the Royal Thai Navy. 

- The Royal Thai Navy cannot claim a refund for the 
cost of material that is lower than $25 if it was damaged or 
that is delayed before being received by the Royal Thai Navy. 

- It takes a long time to receive FMS materials when 
compared to procurement from direct commercial sales from U.S. 
companies . 
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2. Thailand Side 



- The Royal Thai Navy does not pay money to U.S. Navy 
promptly because the Royal Thai Navy has to process requisi- 
tions to the Finance Department and to wait to receive money 
and then buy a draft to send to the U.S. Navy. 

- The Royal Thai Navy does not have sufficient 
experience in following the Status Code which the U.S. Navy 
sends to the Royal Thai Navy (every 4 months) . The Royal 
Thai Navy does not know the status of items and it makes it 
difficult to close the cases. 

- Because of the FMS case closing problem method 
Csee above) , the Royal Thai Navy cannot utilize the money 
lef t . 

- Some items used in the Royal Thai Navy are obsolete 
and therefore the U.S. Navy cannot procure them because of 
technology progress. 

F. RECOMMENDATION 

Some of the ways to solve the various problems. 

- The U.S. should consider extending the expiration date 
of the LOA because some departments of the Royal Thai Navy 
may take a long time to process the procurement form. The 
time that the Royal Thai Navy accepts in the agreement may 
not be enough. 

- JUSMAG should give information about the U.S. inventory 
when required by the Royal Thai Navy. These reports will help 
the Royal Thai Navy in ordering obsolete items, etc. 
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- If the procurement of materials by FMS are increasing, 
it will be appropriate for the Royal Thai Navy to provide a 
program manager in U.S.A. (e.g. NAVILCO) to communicate and 
follow documents, etc. 

- The Thai officer should use DSAA Military Assistance 
And Sales Manual (MASM) published by the Department of Defense 
to as a basic guide to understand FMS . This manual should be 
updated periodically (4 months, 6 months, etc.) and the user 
should assure that he has the latest update to follow. 
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VIII. SUMMARY 



This thesis, concerns FMS in the areas of policy, 
departments, documents, etc. of the U.S. Government that 
pertain to the Royal Thai Navy. The content of this report 
has been achieved through the cooperation of many persons. 

I hope this report will be basic guide to the Thai officers 
that have not had experience in procurement by FMS . 
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